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MODIFIED SiKTAHT COtflECTINO SHAFTS 
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REASON FOR PROPOSAL : To improve function of flexible drive shafts and provide 
for inste.Uation of modified laird Sextants 


ES 

ESTIMATED COST AND TIME INVOLVED : 

ADDITIONAL FUNDING REQUIRED : 

CP 

ESTIMATED COST FOR KITS OR PARTS : See Page 2 

ADDITIONAL FUNDING REQUIRED : Tee (SP-1922) 
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The Sextant mount tod the auto idiot structure vill be modified to 
accommodate changes in the Sextant, 


Hex shafts of larger disaster hove been purchased end flight tested 
concurrent vith other programs and favorable pilot ecsmnent has been 
received. 


A Service Bulletin and hits sill be issued to provide new shafts and 
nev pressure seals for all Customer #1 and Cue toner #2 ai r craft. 

The veight increase is approadjaataly 3 lbs. and has a negligible effect on 

C.O. 
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Spares should be ptruchased on depot purchase request and should be 
baaed on, replacement history of old shafts. 
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Assembly of kits and parts (BP-1922) 
Customer #1 6 kits 

Customer $2 25 kits 
Tote! EOF Coot 
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